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ACTION COME-OO 

INFO OCT-01 EA-10 ISO-OO EB-07 /018W 

085360 

R 160840Z JUL 75 
FM AMCONSUL HONG KONG 
TO SECSTATE WASHDC 5941 

UNCLAS HONG KONG 8081 

E.O. 11652: N/A 
TAGS: BEXP, HK 

SUBJECT: MAJOR PROJECTS: MASS TRANSIT RAILWAY SCHEME 

REF: STATE 164437 

1. ACCORDING TO THOMPSON, U.S. COMPANIES SHORTLISTED FOR COMPETITION 
SHOULD VISIT HONG KONG BEFORE SEPTEMBER 1975. 

2. FINAL APPROVAL SUBWAY PROJECT PENDING RESULTS EXECUTIVE COUNCIL 
MEETING SEPT. 9, 1975. DECISION WILL BE BASED ON THE TENDER 

PRICES FOR FIRST THREE OF 25 CIVIL ENGINEERING CONTRACTS, WHICH 
WILL INDICATE WHETHER HONG KONG CAN AFFORD THE PROJECT, BUT 
POSITIVE OUTCOME SEEMS A CERTAINTY. 

3. IF ALL GOES WELL, THE GOVERNOR, SIR MURRAY MACLEHOSE, WILL 
ENACT THE BILL TO FORMALLY SET UP MASS TRANSIT RAILWAY CORP. THE 
CORP. WILL REPLACE PRESENT MASS TRANSIT RAILWAY PROVISIONAL 
AUTHORITY AND ALMOST IMMEDIATELY AWARD FIRST CONTRACTS TO THE 
SUCCESSFUL BIDDERS. 

4. THERE ARE UNCONFIRMED REPORTS THAT JAPANESE FIRMS AND FINANCING 
MAY GET INVOLVED IN THE PROJECT AFTER ALL, WITH JAPAN'S EX-IM 

BANK OFFERING DEFERRAL PAYMENT FINANCING. THIS MAY BE CONFIRMED 
BY THE END OF JULY IF JAPANESE FIRMS SUBMIT BIDS DUE THEN. 

CROSS 


UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 JUL 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975HONGK08081 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750246-0825 
From: HONG KONG 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750752/aaaabugm.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION COME 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 164437 
Review Action: RELEASED, APPROVED 
Review Authority: ElyME 
Review Comment: n/a 
Review Content Flags: 

Review Date: 06 MAR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <06 MAR 2003 by ThomasVJ>; APPROVED <22 MAR 2004 by ElyME> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECTS: MASS TRANSIT RAILWAY SCHEME 
TAGS: BEXP, HK 
To: STATE 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



